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Message Text 

UNCLASSIFIED 

PAGE 01 MOSCOW 05788 01 OF 02 270918Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019W 

003128 270924Z/15 

P 270907Z MAR 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 9573 

UNCLAS SECTION 01 OF 02 MOSCOW 05788 


FOR A/FBO 

E.O. 11652: N/A 

TAGS: ABLD, AFSP, ASEC/NSU 

SUBJECT: EMBASSY RECONSTRUCTION, PROPERTY NO. L01001, 
ELECTRICAL MATERIALS 

1 . COMPARISON OF ELECTRICAL MATERIALS ON HAND AGAINST 
MATERIALS NEEDED FOR TENTH AND SEVENTH FLOOR INDICATES 
NEED FOR FOLLOWING. WORK IN BOTH AREAS WILL BEGIN IN 
ABOUT THREE WEEKS. PTE ASF. PROCURE AND SHIP TO AMEMBASSY 
HELSINKI FOR GSO FORWARDING TO MOSCOW WHICH IS QUICKEST 
RELIABLE ROUTE. 

2. MATERIALS: 

- 30 EACH 4 TUBE 40W RAPID START CLASS P THERMAL PRO- 

TECTED 220 VOLT, 50HZ, WITH RF SUPPRESS WITH 
ACRYLIC DIFFUSER, 24" X 48" RECESS OR FLUSH FIX- 
TURE COMPLETE WITH LAMPS AND BALLAST 

- 14 EACH 4 TUBE 40W RAPID START CLASS P THERMAL PRO- 

TECTED 220V, 50HZ WITH RF SUPPRESS WITH ACRYLIC 
DIFFUSER 24" X 48" SURFACE MOUNTING FIXTURE COM- 
PLETE WITH LAMPS AND BALLAST 

- 56 EACH 2 TUBE 40W RAPID START CLASS P THERMAL PRO- 

TECTED 220V, 50HZ WITH RF SUPPRESS WITH ACRYLIC 
DIFFUSER L2" X 48" SURFACE MOUNTING FIXTURE COM- 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MOSCOW 05788 01 OF 02 270918Z 

PLETE WITH LAMPS AND BALLAST 

- 20 EACH INCANDESCANT SURFACE MOUNTED 50W FIXTURES 

- 70 COVERS (IVORY) TO BE USED WITH 4S 3/4, APPLETON 

CAT. NO. 8361, ONE TOGGLE SWITCH 

- 22 COVERS (IVORY) FOR 30 AMP, 250V TWIST LOCK 

RECEPTACLE, STEEL CITY CAT. NO. RS-15 

- 3000 FT. 3/4" EMT CONDUIT 
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- 2000 FT 1/2" EMT CONDUIT 

- 400 3/4" COUPLINGS 

- 400 3/4" CONNECTORS, BOX 

- 400 1/2" CONNECTORS, BOX 

- 6000 FT NO. 12 BLACK SOL. THHN 

- 2000 FT NO. 12 GREEN SOL. THHN 

- 1 000 BX CONNECTORS 

- 200 PIECES GANG BOXES, FOR EMT, STEEL CITY TYPE 

CY-3/4" 3 1/2" DEEP (3/4" 1/2") K/O'S 

- 300 WIRE NUT FOR 2 NO. 12 AWG SIMILAR TO GRAYBAR 

CAT. NO. 34 PG. 95 TYPE 76B 

- 200 WIRE NUT FOR 4 NO. 12 AWG SIMILAR TO GRAYBAR 

CAT. NO. 34 PG. 95 TYPE 78B 

- 55 DUPLEX RECEPTACLES, 15A, 220V, TANDEM SLOT, 

2 POLE, 3 WIRE GROUNDING, (IVORY) SIMILAR TO 
GRAYBAR CAT. NO. 34 PG. 1 19, TYPE NO. 5662 

- 12 STRAIGHT BLADE RECEPTACLE, 30 AMP, 220V, 2 POLE, 

3 WIRE, GROUNDING (IVORY) SIMILAR TO GRAYBAR CAT. 
NO. 34, PG. 121 TYPE NO. 9330 

- 6 STRAIGHT BLADE RECEPTACLE, 50 AMP 220V 2 POLE 

3 WIRE GROUNDING (IVORY) SIMILAR TO GRAYBAR 
CAT. NO. 34. PG 121 TYPE NO. 9367 

- 75 SWITCHES, SINGLE POLE, 15A, 220V.A.C.(IVORY) 

SIMILAR TO GRAYBAR CAT. NO. 34 PG. 1 10, TYPE 
1201-1 

- 100 PLUGS - HUBBELL TYPE 5664, GRAYBAR CAT. NO. 34 
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PG. 119 (OR EQUAL) 

- 150 OUTLET BOXES. APPLETON, CAT. NO. 180 1/2, 4 1/8" 

X 2 1/2" X 1 15/16" DEEP 

- 250 OUTLET BOXES. APPLETON, CAT NO. 4S 3/4 ( l/2"3/4) 

COMBO K/OS 1 1/2" DEEP 

FOR EXPOSED SURFACE WIRING. 

- 50 OUTLET BOXES, APPLETON, CAT. NO 4SD 1/2 (l/2"3/4" 

CONBO K/OS) 2 1/8" DEEP. 

- 250 COVERS (IVORY) TO BE USED WITH 4S3/4. APPLETON 

CAT. NO. 8377, DUPLEX RECEPTACLE. 

- 1 ROLL EACH COLORED MARKING TAPE (RED, BLUE, YELLOW, 

- WHITE, GREEN) 

- 75 ROLLS BLACK SCOTCH ELECTRICAL TAPE NR33 

- 500 3/4" EMT PIPE STRAPS, GRAYBAR CAT. NO. 34, PG. 

49 APPLETON TYPE CL75 

- 200 1/2" EMT PIPE STRAPS, GRAYBAR CAT. NO. 34, PG.49 

APPLETON TYPE CL50 

- 500 BX CABLE STRAPS 

- 8000 RED DEVILS FOR BX 

- 20 GROUND CONNECTOR, CABLE TO ROD. BURNDY TYPE 

GAR 1429 

- 20 GROUND CONNECTOR, CABLE TO PIPE BURNDY TYPE 
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GAR 1729 

- 20 GROUND CONNECTOR, CABLE TO PIPE BURNDY TYPE 

GAR 1929 

- 10 GROUND CONNECTOR, CABLE TO PIPE BURNDY TYPE 

GDI 729 
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ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019W 

003131 270924Z/15 

P 270907Z MAR 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 9574 

UNCLAS SECTION 02 OF 02 MOSCOW 05788 


- 10 GROUND CONNECTOR, CABLE TO PIPE BURNDY TYPE 

GDI 929 

- 4000 FT NO. 2 COPPER STRANDED CABLE, 600 VOLT, PVC 

TYPE THHN 

- 15 EACH T & B LUGS (GRAYBAR CAT. NO. 35 PG. 49 

NO. 31005) 

- 15 EACH T & B LUGS (GRAYBAR CAT.NO.35 PG. 49 

NO. 31007) 

- 2 SQ. D. (CIRCUIT BREAKER) Q0220 20AMP 2P. 

- 1 20/240 V. 

- 2 SQ. D. (CIRCUIT BREAKER) Q0215 15 AMP 2P. 120/240V. 
TOON 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 27 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978MOSCOW05788 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 32-0711 
Format: TEL 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780322/aaaaasoc.tel 

Line Count: 156 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 3bbb12bd-c288-dd11-92da-001cc4696bcc 

Office: ACTION FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 06 may 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3196022 
Secure: OPEN 
Status: NATIVE 
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